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CONEIDENTIAL TOKYO 1116 

E.O. 11652: GDS 
TAGS: ASEC 

SUBJECT: WEEKLY ACTIVITY REPORT EOR TSO HABENICHT 

DEPT FOR A/SY/T ATTN: PERDEW: HONG KONG EOR RSS/RTC 

1. NEW OFEICE BUILDING: INITIAL WEEK ON POST HAS BEEN SPENT 

IN EAMILIARIZATION WITH THIS COMPLEX PROJECT. TSO HAS INSPECTED 
ENTIRE BUILDING AND COMPOUND. ALL AVAILABLE BACKGROUND 
MATERIAL IN RSO REVIEWED. MEETING HELDS WITH RSOS, CONSEC 
SEABEES, RESIDENT SEABEE AND MSG/NCOIC TO DISCUSS INDIVIDUAL 
RESPONSIBILITIES. DURING THIS MEETING RSO REQUESTED TSO PEREORM 
EOLLOWING: PREPARE WRITTEN RECORD OE CONSTRUCTION THAT HAS 
BEARING ON SECURITY; CONDUCT SURVEY OF SECURITY EQUIPMENT 
TO BE INSTALLED; CONDUCT SURVEY FOR ACR INSTALLATION; 

ASSIST WITH INTERIOR DESIGN OE MSG DESKS; PREPARE DESIGN OE 
TSO/SEABEE WORK SPACE IN NOB; PEREORM CONSTRUCTION 
SURVEILLANCE/ SY/T ADVICE MAY BE REQUIRED ON ACR SURVEYS 
AND SHOP SPACE DESIGN. 

2. EOLLOWING AREAS IN NOB OF SPECIFIC SY INTEREST; 

ROOM 316 FOR 12 X 21 ACR; ROOM 916 FOR 12 X 15 ACR; 

ROOMS 317 AND 318 FOR TSO/SEABEE LAB AND STORAGE; 

ROOM L-176 TSO VAULT; ROOM 325 FOR MSG EQUIPMENT MONITOR- 
ING POST. 

3. AT REQUEST OE RTC HONG KONG HABENICHT REPAIRED MAL- 
EUNCTIONING CCTV AT TEMPORARY OEFICE BUILDING. CAPACITOR 
IN CONTROL MONITOR TAILED AND LEAKED DIELECTRIC ELUID ON 
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AND LANDS REPAIRED. SYSTEM BACK IN OPERATION. 

4. REQUEST THAT SY/T SEND INEORMATION ON THE TELE-TEEL 
SYSTEM OE TRANSMITTING CCTV VIDEO VIA PHONE PAIRS TO 
TSO HABENICHT. 

HODGSON 
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